ALL  IHFOMIATlOll  COITAIIEI 

HEREIIJ  IS  UHCLAS3IFIED 

DATE  10-19-2012  BY  65179 

U.S.  Department  of  Justice 


Federal  Bureau  of  Investigation 


Washington,  D.  C.  20535-0001 

b3 

January  25,  2010  *36 


b7E 

REP:  Contract 

Dear  Madam: 

Please  find  enclosed  a copy  of  Statement  of  Work  (SOW) 
for  services  developed  by  the  Federal  Bureau  of  Investigation 
(FBI) , regarding  support  services. 


The  FBI  is  interested  in  obtaining  a proposal  for  this 
task  to  be  performed.  Contractor  shall  provide  a technical  and 
cost  proposal  to  support  tasking  as  set  forth  in  the  Statement  of 
Work. 


If  there  are  any  question  regarding  this  SOW  please 
submit  them  to  my  office  within  the  next  five  (5)  business  days. 


It  is  therefore  requested  that  your  company  review  the 
enclosed  SOW  and  if  the  proposed  contract  vehicle  is  appropriate, 
Cost  Plus  Fixed  Fee  (CPFF)  a cost  and  Technical  proposal  should 
be  submitted  in  accordance  with  the  terms  and  conditions  of  the 
FBI's  Contract  no  later  than  February  19,  2010,  1:00  PM  or 
sooner . 


Should  you  have  any  ( 
ntact  me  at 
Is e cure  fax 


itions  concerning  this  matter- 
response  may  be  faxed  to^ 


Enclosure 


be 

g-i  nri«ayc1  \r 


Contract  Officer 
Quant i CO  Contracts  Unit 


STATEMENT  OF  WORK 

Program 


DATE;  1Q-19-2Q12 

CLASSIFIED  BY  65179  MDI/ra 
PEASOW:  1.4  (c,  g) 
DECLASSIFY  OH:  10-19-2037 


ALL  IIIFOPHATIO::  COirTAIilED 
HEPEIIJ  IS  UNCLASSIFIED  EXCEPT 
THHEBE  SHOOT  OTffiRlISE 


Task  Order  1 


1 SCOPE 


1 . 1 Task  Overview 


3 Requirements 


3.1  Security  Standards  and  Regulations 

Refer  tc|  [Statement  of  Work  section  2.3  for  guidance. 

SECURITY  STATEMENT:  This  program,  all  documentation,  all  associations,  all  stated  and 
implied  requirements  and  all  personnel  must  adhere  to  and  meet  security  requirements.  Any 
breech  of  security  will  result  in  immediate  termination  of  the  program  and  possible 
repercussions,  both  contractual  and  criminal.  All  dissemination  of  the  program  and  contract 

jEfiawEi. 


information  must  be  approved  in  writing  by  the  COTR,  to  include,  but  not  limited  to, 
partners,  technical  and  contract  information  and  personnel.  The  contractor  shall  set  up 
procedures  to  insulate  the  program  procurement  or  parts  and  protection  of  program 
information  as  agreed  upon  by  the  COTR. 


3.2  Contractor  Furnished  Documentation 

Statement  of  Work  section  2.6  for  list. 


Refer  to 


(S) 


3.3  Status  Reporting 


Refer  td 


Statement  of  Work  Section  3.3  for  guidance 


3.4  Formal  Meetings 


Refer  tol 


statement  of  Work  Section  3.4  for  guidance 


3.5  Government  Furnished  Equipment 


(S) 


ALL  IHFOroiATIOII  COUTAIMEr) 

HEREIN  IS  UNCLASSIFIED 

DATE  10-19-2012  BY  65179  DKH/cs 


FACSBCEIiE  TRANSMITTAIi  COVER  SHEET 


FROMi  FEDERAL  BITREAII  OP  INVESTIGATION 
ROOM  S853,  Quantico  Coatracta 
lOTH  & PENNSYLVANIA  AVK.,  N.W. 
WASHINGTON,  D.C.  2053S 


PLEASE  SIGN  AND  RETURN  TO  MY  OFFICE  AS  AUTHORIZATION  OF  RECEIPT 
OP  DOCUMENTS 


DATE sl/25/2 010 

PLEASE  DELIVER  THE  FOLLOWING  PAGE (S)  TO: 

NAME  I 

Firm 

Pax; 


THIS  FACSIMILE  IS  BEING  SENT  BY; 


I fic.fbi.gov  I } 

N0W8BS  OP  PAGES,  (INCLUDING  COVER  SHEET) t 8 

OK  HAVE  AHT  ODSSTIONS,  PLEASE 


ALL  IHFOPHATIOIJ  COHTAinED 

HEFEIH  IS  UNCLASSIFIED 

DATE  10-23-2012  BY  65179  DHH/r 


23  June  2010  In  Reply  Please  Refer 


Attentiot 


Delivery  Orders:  ^3 

b7E 

b6 

b7C 


Contracting  Officer 


|ike  to  thank  you  for  the  opportunity  to  perform  this  work.  There  are  several  issues  related 

to  the  Delivery  Orders  (DO)  that  must  be  resolved  in  order  for  us  to  perform.  Without  resolution  it 
would  be  difficult  for]  jsupport  the  Customer's  efforts  and  ensure  they  receive  the  desired 

products,  in  a suitable  timeframe  at  an  agreed  upon  value. 


To  that  we  have  detailed  several  changes  in  copies  of  the  attached  DO's  and  as  well  as  additional 
comments,  assumptions,  and  questions  noted  below. 


b3 


romments  & Considerations  for  Delivery  Order  Numbers; 


Each  Delivery  Order  (DO)  hasJi££a£stablished  with  incremental  funding.  Statements  of  Work  (SOW)  are 

to  be  or  have  been  provided las  several  questions  on  the  SOW's  received  thus  far  necessitating 

the  need  for  a technical  meeting  to  clarify  the  requirements  and  DO  deliverables.  This  Technical 

meeting  must  be  held  within  the  next  few  weeks.  Once  the  requirements  are  clearly  definedj  j 

must  prepare  and  submit  proposals  to  the  Customer  in  order  to  establish  the  firm  contract  vaEie 
(including  COM,  and  fee)  for  each  DO,  Definitization  should  occur  on  or  before  180  days. 

The  DO's  once  formally  definitized  by  the  Customer  will  establish  each  DO  value  and  Period  of 
Performance  (POP). 


• Current  Incremental  Funding  establishes  the  baseline  value  and  is  not  to  be  construed  to 
represent  a firm  total  DO  value  and  is  subject  to  the  Limitation  of  Funds  Clause  52.232.22. 

• The  POP  dates  called  out  in  each  DO  of  6/4/2010  - 6/4/2011  will  be  adjusted  based  on  the 
negotiations. 

• Payment  Invoices:  Block  9 states  an  individual  to  send  the  invoices  to  the  attention  of.  Within 

the  body  of  the  DO  direction  states  that  the  invoices  will  be  submitted  to  the  COTpj  | 

I |Section  G.3  lists  the  Invoice  Requirements  for  the  IDIQ. 

o Based  on  each  of  thes  C3  ill  submit  invoices:  

■ Original  invoice  is  submitted  to  the  COTR,  currently  named  aa 

> responsible  to  review  and  verify  DO  progress/acceptance. 

■ : to  affix  his  verification  notice  to  the  original  invoice  and  forward  to 

the  cognizant  CO  who  in  turn  will  approve  the  invoice  or  recommend  corrective 
action.  Approved  invoices  will  be  forwarded  by  the  CO  to  the  payment  office. 

■ Payment  Terms  will  be  Net  30  once  the  COTR  received  the  original  invoice. 

• Intellectual  Property  rights  assertions  will  be  made,  if  appropriate,  each  DO.|  ]typically 
does  not  provide  documentation  to  the  Customer  on  its  internally  developed  (IRAD). 

Specific  Questions  to  -individual  DO's: 


LI  IMS  tuOOl  and  0002)  are  called  out. 
CLIN  0001 1 I 


The  SOW  does  not  clearly  define  what  Is  relative  to  CLIN  0001  and  that  to  CLIN  0002. 


Customer  please  clarify  why  the  two  CLINs,  and  how  invoices  should  be  handled. 


Expend  funds  linearly  (expend  CLIN  1 up  to|  [then  invoice  CLIN  0002 

up  to|  [or  whatever  the  firm  DO  value  is  negotiated  at). 


Expend  funds  consecutively  (Contractor  determines  apportionment  for  each 

CLIN  and  inwniroc  thic  amount  rm  tho  ir»/r>iroc-  hgcoH  nn  tha  non^^tjated  DO  Vaiue). 


:o  study  and  develop  enhancements  to 


POP  will  need  ^o  be  adjusted  to  reflect  this.  Once  the  requirements  of  DO 
clarified  at  the  upcoming  Technical  Meetingj~  ivilt 
propose  the  value  and  POP  to  the  Customer. 

The  revised  hardware  Is  what  will  be  required  b 
period  of  performance  will  remain  To  Be  Defined  (TBD)  until  the  outcome  of 
I Allows  the  team  to  define  the  delivery. 

The  per  unit  price  for  the]  |n 

hardware  update  to  the  Customer's  new  requirement^ 


jand  the 
tcome  of 

jmay  change  given  the 


The  Assumptions,  Issues  and  Questions  denoted  herein  have  been  reviewed  and  are  either  acceptable 
or  in  work  by  the  Contracting  Officer  and/or  Contractor's  Contract  Manager 

Signed  by: 


Customer  — 

Date: Date: 


JUN-0B-2010  19: 45 


AMENDMENT  OF  SOLICITATION/MODIFICATION  OF  CONTRACT 


jl.CONTnACTIDCOPE 


[MQI  OF  PA6IS 


i AMENDMENT/MODIPCAITON  no. 
*aM©d-3r» 


|3.  EFFECTIVE  DATE 

0g/Q4/10 


Federal  Bureau  of  Investigation 

I } 

935  Pennsylvania  Ave.  NW 
Washington,  DC  20535 


. REQUtSmON/PURCHASE  PEQ.  NO."^ 


IS.  PROJECT  NO.  (irepplicblo) 


jy.  ADMINISTERED  BY  (II  oxhor  than  Item  S)  CODE 

me  as  Item  6. 


j~(X)  |9A.  AMENDMENT  OF  SOUCIATION  NO- 


IFACIUTY  CODE 


1 1 ■ THIS  ITEM  ONLY  APPLIES  TO  AMENDMENTS  OF  SOLICITATIONS 


a.  DATED  (SEE ITEM  ID 


lOA.  MOPinCADOH  OF  CONTHACT/OfiOER  NO. 


06/04/10 


[3  The  abevg  humbered  eolidub'en  is  smendbil  es  set  forth  In  Item  14.  The  hour  end  date  specified  for  receipt  of  OffUd  d]  ie  arttandeo,  i$  riot  extended. 
Dllere  must  ceknowledge  receipt  of  this  emendment  prior  to  the  hour  and  date  epecifiod  in  the  eolicitedon  or  ea  emended,  by  one  of  the  following  methods; 

(olBy  completlno  itomi  s end  1 5,  and  returning  copies  of  the  cmendment;  (b)  By  acknowIednlnB  rocalpt  of  this  omendment  on  each  copy  Of  the  offer  submitted; 

TTO  BE  RECEIVED  at  THE 

by  virtue  of  thie  emendment 

de  by  tolpgram  or  latter,  provided  each  talegrani  or  latter  mekee  refonanea  to  the  solidtab'on  and  thia 


>2,  ACCOUMTINQ'  AND  WPROMRAflON  data  (if  lequirod) 


b„„6 

b7C  I 
b7E 


6.  THE  ABOVE  NUMBERED  CONTRACTfOBDER  IS  MODIITEDTO  REFLECT  THE  ADMINISTRATIVE  CHANGES  f=uch  ea  ohengoB  in  paying  ofllce, 
oppmprtailon  date,  ete.l  SET  FORTH  IN  fTEM  14.  PURSUANT  TO  THE  AUTHORITY  OF  FAR  43.103(b). 

Ic.  THIS  supplemental  AOBIEMENT  is  entered  into  PURSUANT  TO  AUTHORITY  OF: 


|D.  OTHER  (Bpeoify  type  of  modification  and  authotltyl 

PAR  32.7  Funding 


E,  IMPORTANT:  Contractor  Q Is  not,  [£1  is  required  to  sign  this  document  and  returri  . 


- copies  to  the  Issuing  office. 


FBM 


‘irt.  DESCRIPTION  OF  AMENDMENT/M^^y;^gN^(Offlanlzed  by  UCF  teotlon  haadinge.  Including  eencltadonycontfect  eubjact  V I S^lS|r_-rpi^ 

Ths  purp^e^f  fchi  n -medi.£lgaiLion-  < c to  provide  Fnrt,4'iwg  engineering 

eerviceB a&rWwg  tha  ^effort  in  the  amount  of  ^The  period  of  performance  is  be 

jiiuJl  be  r*  - ' " ' * ' ^ ‘-’- 


terms  an< 


performed  in  accoroanwwrnr-cne  Statement  of  Mf 
id  conditions  of  tbe  Contract.  All  technical  guidance  will  be  provided  b] 
COTR  for  this  effort.  Contractor  exceeda  funding  at  own  risk 


b7C 

.h,2,E, 


sin,  all  toirw  and  contnflons  of  the  dotumant  referohcod  in  hem  9A  or  10A.  as  heretofore  chongnd,  remains  unchanged  end  in  full  fores  w»d  eflaet. 


1 6A.  NAME  AdJO  TITLE  OF  SIGNER  (Typo  6(  print) 

ISA,  NAME  AND  TITLE  OF  CONTRACTING  OFFICER  (Type  or  print) 

IBB.  CONTRACTORfOFFEROR 

16C.  DATE  signed 

16B.  UNITED  STATES  OF  AMERICA 

16C.  DATi  SIGNED 

iSignatum  M person  authorized  to  aign) 

^gneiure  of  Controefing  Offlcatf 

axr  njFOPi-iATioN  cumtaihed 


HEREIH  13  U1ICLA33IFIED 
DATE-^.T3-±9-5m-2-^¥-6ilW  DUH/rs 


JUN-08-2010  19:47 


AMENDMENT  OF  SOLICITATION/MODIFICATION  OF  CONTRACT 


935  Pennsylvania  Ave.  ! 
Washington,  DC  20535 


|(X)  I9A.  AMENDMENT  OF  BOUCIATION  NO, 


□ Ths  ibove  flumbstutr 
Offals  must  acknowiMga 
(Bjay  oamplaiina  ftama  B 
or  (b)  By  lepBratB  lattar  or 
PLACE  DESIGNATED  FOR 
your  desire  to  change  an  c 
amendment,  and  la  reeelvi 


□ ;;  extsndod,  I;  m 


Ip.  OTHER  (Speeify  type  of  modifloidon  and  authority) 

gAR  32.’?  gtmding 

E.  IMPORTANT:  Contractor  Q is  not,  0 is  required  to  sign  this  document  and  return  . 


■.  copies  to  the  Issuing  office. 


I ISC.  DATE  SIGNED  It  SB.  UNlTtD  STATES  DFAMIHICA 


(Slenetura  sf  pancn  auihertzcd  to  algn) 


ISigMWe  Of  CCntragtlnB  OlhcBT) 


ALL  IMFClRHATTOH  COITABED 

HEBE  III  IS  UUCLASSIFIED 

DATE  10^^^'i9^2CU2  BT  65179  DHH/l 


JUN-0B-2010  19:47 


703|  1 P.15 

AMENDMENT  OF  SOLlCITATION/MODIFICATlON  OF  CONTRACT 


II.CONTPACriDCODE 


pAQE  OPPACES 


?.  amendment/modircaitom  no. 




[3.  EFFECTIVE  DATE 

06/04/10 


935  Pemisylvania  Ave.  NW 
WasMngbon,  DC  20S35 


, REQUISITION/PURCHASE  BED.  NO. 


IB.  PROJECT  NO.  (If  *ppllObl0j 


|7.  ADMINISTERED  BY  (if  aihsr  than  hem  6) 

ime  as  Item  6. 


|FACIUTY  CODE 

n.  THIS  item  qnlV  applies  to  amendments  of  solicitations 


(X)  |BA.  AMENDMEOT  OF  SOUCIATiQN  Np. 


BB.  DATED  (SEE  ITEM  11) 


lA.  modification  of  COtSTHACT/OROEH  NO. 


06/04/10 


O The  above  numbonB  saltottatlon  ie  emcitdad  ee  eat  forth  in  item  1 A.  The  how  otHl  ctaie  epeclfled  for  leceipi  ot  Offera  Q le  extended,  □ fe  not  extended. 
Offett  must  ecHnowlodse  receipt  of  this  omondment  prior  to  the  hour  end  date  spoeitied  In  the  aollcitotiDn  or  ea  emended,  by  one  of  the  following  mothoder 
faiSy  completlnj  Items  8 and  IS.  and  returning'  copies  of  the  amandmant;  (W  By  eeknowledging  receipt  ef  thla  amendment  on  each  copy  of  the  ofrar  aobmittad; 

Of  (c)By  aaoanjto  ieiter  or  taiegram  which  includes  a reforenno  to  the  aolldtatior)  end  amandmant  numbers.  FaIlUHE  OF  Youn  ACKNOWLEDGMENT  tO  BE  RECEIVED  AT  THE 
FIACE  DESIGNATED  FOR  THE  RECEIPT  OF  OFFERS  PRIOR  TO  THE  HOUR  AND  DATE  SPECIFIED  MAV  RESULT  IN  REJECTION  OF  YOUR  OFFER.  It  by  virtua  of  thi*  amandmant 
your  deslra  to  changa  an  offer  airacdy  submitted/  such  change  mey  be  made  by  telegram  or  letter,  previded  each  telegram  er  letter  mekea  reference  to  the  sollciteb'en  and  this 
amandmant,  and  Is  received  prior  to  the  opening  hour  end  date  epedfled. 

' 12.' ACCOUNTING  AND  APPROPIHATION  DATA  (if  required) 

13.  THIS  ITEM  ONLY  APPLIES  TO  MODIFICATION  OF  CONTRACTS/ORDERS. 

IT  MODIFIES  THE  CONTRACT/ORDER  NO.  AS  DESCRIBED  IN  ITEM  14. 

CHECK  ONE  |A.  THIS  CHANGE  ORDER  IS  ISSUEO'PURSUANT  TO:  (Specify  pwthofity)  THE  CHANGES  SET  FORTH  IN  ITEM  14  ARE  MADE  IN  THE  CGNTRACrOROER 
— N0.1NITEM  10A. 


S.  THE  ASOVi.  NUMBERED  CONTRACT/OROER  IS  MODIFIED  TO  REFUCT  THE  ADMINISTRATIVE  CHANGES  (such  ec  chengae  In  pa^ng  office, 
appropriation  date,  o».)  SET  FORTH  IN  ITEM  14,  PURSUANT  TO  THE  AUTHORITY  OF  FAR  43.103(b), 

|c,  THIS  supplemental  AGREEMENT  IS  ENTERED  INTO  PURSUANT  TO  AUTHOBIVY  OFi  


, OTHER  (Specify  type  of  modificailon  end  authority) 

PAR  32.7  Pmidirtg 


E.  IMPORTANT:  Contractor  Q Is  not,  |3  Is  required  to  sign  this  document  and  return  — i copies  to  the  issuing  office- 

i,  DESCRIPTION  OF  AMENDMENT/MOOIFICATION  (Organiiad  by  UCF  aecb'on  haadinga,  InUudinp  solimtatlotVcemract  eubjaet  matter  whoiQ  leae'^te^  ^ ^ | 


thija_modi£ica£i.on  is  to  provide  ingymental  funding  engineering 

che|  pffort  in  the  amount  of|  | The  period  of  performance  is 

. . Air  WUJ.JL  siieua.  be  performed  in  accor^nce  with  tne  Statement  of  Work  and  the 

,d  conditiona  of  the  Contract.  All  technical  guidance  will  be  provided  byj 
COTR  for  this  effort.  Contractor  exceeds  funding  at  own  risk,  I | 


1 5A.  NAME  AND  TITLE  OF  SIGNER  (Type  w print) 

1 6A.  NAME  AND  PTU  OF  CONTRACTING  OFFICER  (Type  Of  prinll 

1 6B„C0NTHACT0FI/0FFER0H 

1BC.  DATE  SIGNED 

168.  UNITED  STATES  OF  AMERICA 

16C.  DATE  SIGNED 

(Signature  of  person  eutheriiod  to  aign)  

(Signature  of  Commcung  otricet) 

ALL  IIJFQBmTIOH  nnWTATfjirp, 


HERE  III  13  UHCLA33IFIED 

DATE  1Q-19-2Q12  BY  65179  DHH/es 


UNCLASSIFIED . 


To:  Finance  From:  Operational  Teclmology  Division 

Re:  268-HQ-1068430,  3/17/2010 


the  Engineering  Research  Facility,  located  in  Quantico,  Virginia, 
for  any  questions . 


XMCIASSIFIED 


To:  Finance  From:  Operational 'Technology  Division 

Re:  268-HQ-1068430,  3/17/2010 

LEAD  (s)  : 

Set  Lead  1:  (Action) 


FINANCE 


UNCLASSIFIED 


3 


UNCLASSIFIED 

2 

1 

UNCLASSIFIED 

To:  Finance  From:  Operational  Technolo< 

Re:  319B4-HQ-A1487496-OTD,  02/18/2010 

ry 

LEAD(s}  : 

Set  Lead  1:  (Action) 

FINANCE 

AT  WASHINGTON . DC 

requested]  j equipment  for 

referenced  IB.  fdqiiiSltion  number] 

be 

b7C 

cc ; ERF-E 

ERF 

:b'7E 

UNCLASSIFIED 

3 

FEDERAL  BUREAU  OF  INVESTIGATION 
REQUISITION  FOR  SUPPLIES  AND/OR  EQUIPMENT 


FY  2010 


'APR  0 9 2Q19 


DATE:  10-22-2012 
CLASSIFIED  BY  65179  DHH/es 

PEASOII:  1.4  Cc,  gj 
DECLASSIFY  01:  10-22-2037 

ALL  IWFORHATIOl  COITAIHD 
T A*  J A 1 HEBEIIJ  IS  TJ1JCLAS3IFIED  EXi 

J US  tiller  tlOn  duel  Approvdl  i.jhede  show  otherwise 

For 

other  than  Full  and  Open  Competition 

In  accordance  With  41  U.S.C.  253  (c)  (1) 

1.  Identification  of  the  agency  and  the  contracting  activity,  and  specific 
identification  of  the  document  as  a ” Justification  for  Other  Then  Full  and  Open 
Competition." 

The  Federal  Bureau  of  Investigation’s  Quantico  Contracts  Unit  (QCU)  has  prepared 
this  justification  for  tKon  t7hU  iri  response  to  a 

requirement  from  thq \ to  establish  a fixed 

price  contract  for  the  acquisition  for  equipment. 

2.  Nature  and/or  description  of  the  action  being  approved. 

This  Justification  for  Other  Than  Full  and  Open  Competition  is  being  prepared  in 
accordance  v/ith  the  authority  of  FAR  6.302-1  “Only  One  Responsible  Source  and  No 
Other  Supplies  or  Services  Will  Satisfy  Agency  Requirements.” 


3.  A description  of  the  supplies  or  services  required  to  meet  the  agency's  needs 
(including  the  estimated  value). 


'!S) 

.bl 

b3 

b7E 

The  total  isj^ 


4.  An  identification  of  the  statutory  authority  permitting  other  than  full  and  open 
competition; 

FAR  6.302-1  Only  One  Responsible  Source  and  No  Other  Supplies  or  Services  Will 
Satisfy  Agency  Requirements. 


5.  A demonstration  that  the  proposed  contractor’s  unique  qualifications  or  the 
nature  of  the  acquisition  requires  use  of  the  authority  cited. 

I System  is  proprietary!  ~| 

is  the  only  company  that  makes  the  specific  item  that  is  being  requested  for 
procurement. 

6.  A description  of  efforts  made  to  ensure  that  offers  are  solicited  from  as  many 
potential  sources  as  is  practicable,  including  whether  a notice  was  or  will  be 
publicized  as  required  by  Subpart  5.2  and,  if  not,  which  exception  under  5.202 
applies. 

No  publication  of  this  procurement  will  be  made  in  accordance  with  FAR  5.202(a)(1) 
because  of  the  sensitive  nature  of  this  program  and  technical  capabilities.  Although 
some  of  the  expertise  may  exist  in  the  FBI  and  Intelligence  Community  today,  it  is 
not  feasible  or  practicable  to  advertise  this  requirement  openly  as  it  will  represent 
unnecessary  ;^isk  by  divulging  the  nature  of  the  mission  of  the  Unit  and  this  program. 

7.  A determination  by  the  contracting  officer  that  the  anticipated  cost  to  the 
Government  will  be  fair  and  reasonable. 

The  Contracting  Officer  will  ensure  that  the  anticipated  cost  to  the  government  will 
be  fair  and  reasonable.  Techniques  may  include  an  analysis  of  proposed  direct  costs. 


audit  or  comparison  of  proposed  indirect  factors  with  audited  factors  in  use  elsewhere 
in  the  Government  and  comparison  of  proposed  rates  to  published  rates. 

8.  A description  of  the  market  research  conducted  and  the  results  or  a statement  of 
the  reason  market  research  was  not  conducted. 


Over  the  past  year,  th  j lhas  evaluated  threeT 


b3 

b7E 

Based  on  its  fulfillment  of  very  specific  evaluation  criteria,  thj 
has  selected  th^ 


FBI  representatives  ffom|  [will  continue  to  do  market  research  and  meet  with 

vendor  representatives  to  further  research. 


9.  Any  other  facts  supporting  the  use  of  other  than  full  and  open  competition 


1 C \ 

[bf 

bi 

b3 

BTE 

10, 

. A listing  of  the  sources,  if  any,  that  expressed,  in  writing,  an  interest  in  the 

acquisition. 

None 

11.  A statement  of  the  actions,  if  any,  the  agency  may  take  to  remove  or  overcome 
any  barriers  to  competition  before  any  subsequent  acquisition  for  the  supplies  or 
services  required. 

The  FBI  will  continue  to  do  market  surveys  to  identify  potential  sources  on 
subsequent  acquisitions. 


TECHNICAL  REPRESENTATIVE  CERTIFICATION; 


As  Technical  Representative  of  the  requiring  oflBce,  I have  reviewed  the  data  provided  in 
support  of  the  Justification  and  Approval  to  Procure  Using  Other  Than  Full  and  Open 
Competition.  I certify  that  the  data  is  accurate  and  complete  to  the  best  of  my  knowledge 
and  belief 


k 

lltjzolo 

d^ 

3 ^ 

be 
■b?€ 


12.  CONTRACT  SPECIALIST: 

I have  reviewed  the  data  provided  in  support  of  the  Justification  and  Approval  to  Procure 
Using  Other  Than  Full  and  Open  Competition.  I certify  that  the  data  is  accurate  and 
complete  to  the  best  of  my  knowledge  and  belief. 


Date 


SENSITIVE  BUT  UNCLASSIFIED 
NON-RECORD 


SENSITIVE  BUT  UNCLASSIFIED 


1 


PCM 

Funding  for  items,  quantities,  and  services  identified  in  this  order.  All  technical  guidance  will  be 
provided  bj|  |COTR  for  this  effort.  Services  will  be  performed  in 

accordance  with  the  SOW.  ^Period  of  I*erformance:  6/4/10-6/4/11.  Terms  and  conditions  are  those 
r the  contract.  Contractor  exceeds  funding  at  their  ovm  risk.  Invoices  to  be  sent  to 

@EFT 

@PRO 


:b3 

he 
blC 

PCM  . b7E 

Incremental  funding  for  ongoing  efforts  under  thel  |a11  technical  guidance  will 

be  provided  by|  |cu  TK  tor  this  ettort.  Services  will  be  performed 

in  accordance  with  the  SOW.  Period  of  Performance:  6/4/1 0-6/4/1 1 . Terms  and  conditions  are 
those  in  effect  under  the  contract.  Contractor  exceeds  funding  at  their  own  risk.  Invoices  to  be 
sent  t<| 

**  >l<  * >|flPTT¥TW5nrW*  **#**«:*  If****  i|t  >|!  IB  **  iH**  *********  >i<  * 

@EFT 

]|i4c)|t)|:*************************************************** 

@PRO 

Modi 

'The  purpose  of  this  mndiflcation  is  to  provide  incremental  fimdiiy  for  ongoing  engineering 
services  under  th^  [effort  in  the  amount  o:j  Tie  period  of  performance  is 

6/4/1 0-6/4/1 1 . All  worK  snail  be  performed  in  accordance  with  the  Statement  of.Wnrk  and  the bs 

terms  and  conditions  of  the  Contract.  All  technical  guidance  will  be  provided  b)[  | 

COTR  for  this  effort.  Contractor  exceeds  flmding  at  own  risk.  ^ 


Vendor;! 

New  PC 

— 1 — 

Req[ 


ALL  IHFOPJiATIOH  COHTAIl] 
HEEIIIJ  IS  OTCLA3SIFIED 
DATE  10-22-2012  BY  65X7< 


^11  technical  guidance  will  be 

jcOTR  fof  this  effort.  Services  will  be  performed  in 
accordance  with  the  SOW.  Period  of  Performance:  6/4/10-6/4/11.  Terms  and  conditions  are  those 
in  effect  under  the  contract.  Contractor  exceeds  funding  at  their  own  risk.  Invoices  to  be  sent  to 


^ sH  ^ He  * 4!  sJs  sH  * >1«  * 5|!  ❖ * 

@BFT 

@PRO 

Modi 

The  purpose  of  tMs  modification  is  to  provide  incremental  Jading  for  ongoing  engineering 
services  under  th^  pffort  in  the  amount  o^  ^The  period  of  performance  is  6/4/10- 

6/4/11.  All  work  shall  be  performed  in  accordance  with  the  Statement  of  Work  and  the  terms  and 
conditions  of  the  Contract.  All  technical  guidance  will  be  provided  bM  fcOTR  for 

this  effort.  Contractor  exceeds  funding  at  own  risk. 


Project: 

Vendor! 

NevsjPfn 

Req 


3roject.  All  technical  guidance  will 


PCM  j— 

Incremental  fiindinfl:.far  nnminff  efforts  under  thq 

be  provided  b)] |C0TR  for  this  effort.  Services  will  be  performed 

in  accordance  with  the  SOW.  Period  of  Performance:  6/4/10-6/4/1 1 . Terms  and  conditions  are 
those  in  effect  under  the  contract.  Contractor  exceeds  funding  at  their  own  risk.  Invoices  to  be 
sent  toj  I 

* * >H  * * twWWffWsn!  * * * * * * * * * * * * * lit  * * * i|t  * * * lit  * * * * * * * >l<  * >)!  * * * * * 

@EFT 

)jt  * IK  « * * « i|<  lit  * i|<  4t  * * * lit « * * 4t  * >l<  lit  * * % lit  lit  lit  * « * lit  * * * •!<  * * lit  * * IK  * * * Ht  * * « He « lie  >|<  >i< 

@PRO 

Modi 

The  purpose  of  thisjnndificafion  is  to  provide  incremental  funding  for  ongoing  engineering 

services  under  the] [effort  in  &e  amount  o^  [The  period  of  performance  is 

6/4/10-6/4/11.  All  work  shall  be  performed  in  accordance  wnn  tne  Statement  of  Work  and  the 
terms  and  conditions  of  the  Contract.  All  technical  guidance  will  be  provided  b^ 

COTR  for  this  effort.  Contractor  exceeds  funding  at  own  risk.  


teTc 

b7E 


Project 
Vendoi[ 
New  PO: 


jproject.  All  technical  guidance  will 


jcOTR  for  this  effort.  Services  will  be  performed 
in  accordance  with  the  SOW.  Period  of  Performance:  6/4/10-6/4/11.  Terms  and  conditions  are 
:he  contract.  Contractor  exceeds  funding  at  their  own  risk.  Invoices  to  be 

@EFT 

>i<  >(=  >1=  *******  si!*****  ********  *********  **********>(=*******  **  * 

@PRO 


Modi 

The  purpose  of  this  modification  is  to  provide  increi 
services  under  thJ 

6/4/10-6/4/1 1.  Air  - . 

terms  aiid  conditions  of  the  Contract.  All  technical  guidance  will  be  provided  b>| 
COTR  for  this  effort.  Contractor  exceeds  funding  at  own  risk. 


^ for  ongoing  engineering 

tffort  in  the  amount  o^  pie  period  of  performance  is 

work  shail  be  performed  in  accordance  with  the  Statement  of  Work  and  the 


Project 

Vendor 

NewPf 

y ^ 

Req 

1 — 

bo 

'me 

b3 
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*«********^ ****************************** ************* 
@EFT 

■ ******************************************************* 
@PRO 


Funding  for  items,  g^i^^^tities.  and  services  identified  in  this  order.  All  technical  guidance  will  be 
provided  b^l  ]D0TR  for  this  effort.  Services  will  be  performed  in 

accordance  with  the  SOW.  Period  of  Performance:  6/4/10-6/4/11.  Terms  and  conditions  are  those 
in  effect  under  the  contract.  Contractor  exceeds  funding  at  their  own  risk.  Invoices  to  be  sent  to 


ALL  DJFOPI«TIiJig  COKTADED 

HEPIIM  IS  U1CI.AS3IFIED 

DATE  10^22^2012  BY  65179  MS/es 


□ The  above  numbered  solicitation  Is  amended  as  set  forth  In  Item  14.  The  hour  and  date  specified  for  receipt  of  Offers  □ Is  extended,  Q Is  notextended. 


Offers  must  acknowledge  receipt  of  this  amendment  prior  to  the  hour  and  date  specified  In  the  solicitation  or  as  amended,  by  one  of  the  following  methods. 

(a)^  completing  itemsS  and  IS,  and  returning  ‘ copies  of  the  amendment;  (b)  By  acknowledging  recelptof  this  amendment  on  each  copy  of  the  offer  submitted; 

or  (C)  By  separate  letter  or  telegram  which  Includes  a reference  to  the  solicitation  and  amendment  numbers.  FAILURE  OF  YOUR  ACKNOWLEDGMENTTO  BE  RECEIVED  ATTtlE  PLACE 
DESIGNATED  FOR  THE  RECEIPT  OF  OFFERS  PRIOR  TO  THE  HOUR  AND  DATE  SPECIFIED  MAY  RESULT  IN  RBECTION  OF  YOUR  OFFER.  If  by  virtue  of  this  amendment  your  desire  to  change  an  offer 


{such  as  changes  In  paying  office^ 


^ W,  OTHER  (Specify  type  ofmodincation  enaamhoiity) 

FAR  32.7  "Funding"  and  43.103  "Bilateral" 

E.  IMPORTANT:  Contractor  Q is  not,  Is  required  to  sign  this  document  and  return 


. copies  to  the  issuing  office. 


The  purpose  of  this  modification  is  to  provide  funding  in  the  amount 
for  the  purpose  of  preparing  and  executing  a briefing  f oTj-nrnipct.q  i;i 
accordance  with  the  terms  and  conditions  of  the  Contract,] 
and ’e-mails  ending  7/8/11  at  7:47  AM  between  COs.  Technicaj.  ltoc  ror  j 
and  COTR  for  the  Contract  is|  | POP  for  services:  7/7/11-7, 

funding  at  own  risk. 


7/7/11-7/11/11.  Contractor  exceeas 


e chariged,  remains  unchanged  and  In  fu 


Contracting  Officer 


FD-369  (Rev.  2-21-89) 


FEPERAI^-BIJREAU  OF  INVESTIGATION 


fiEPEIN 


Requisition  Description: b 3 

I I 


_Su£gested^Vendo^ 


SPECIAL  INSTRUCTIONS: 
Ship  to  Code:  P~ 

Deliveiy  Instructions: 
Govemmenfs  Estimate:  F” 


JUSTIFICATION  FOR  THE  PURCHASE  OF  NONEXPENDABLE  ITEMS: 


Subject:  RE:  Follow  on  brief  with! 


request  for  suggested  dates.  — S|K|ET 


Classification:  SECRET 

Classified C37W75B74 
Declassif^On:  20210601 
Derived  ixcei:  FBI  NS  I SC 


I am  authorizing  funding  frorr]  [for  this  brief.  The  difference  between  this  brief  and  the  one  they  gave  on 

March  3^“  is  that  this  one  will  include  the  projects  they  were  prohibited  from  discussing  at  the  first  brief, 

I am  in  communication  witi]  |and|  |and  will  have  a requisition  to  them  by  COB  today. 


Fromj 

Sent!  Thursday,  July 
ToA  — 


J(OTD)  (FBI) 
m 8:49  AM 


I |OTD)  (FBI)  w 

Subject:  RE:  Follow  on  brief  witi]  f-equest  for  suggested  dates.  --- 

Importance:  High 


Classification:  SEC 


Classifie^]^:  C37W75B74 
Declassifyy^ : 20210601 
Derived  E^mXjFBI  NS  I SC 


I iNeed  EC  justification,  requisition , cost  proposal,  funding  source,  etc  so  this  can  get  completedf^  |will 

need  to  do  a PO  by  Friday  morning . I you  have  authorTOd4lmalready|  fvill  bill  the  FBI  for  their  time  to  do  power 
points,  travei,  and  time  as  this  has  been  a historical  issuj  |dld  not  authorize  this  nor  are  funds  to  be  taken  from 


□ 

If  you  have  any  latitude  on  timing  for  this  important  brief,  later  Is  better  for  methan  earlier.  I have  a 10:45  at  JEH  with 
my  Section  Chief  that  will  run  to  about  12:00.  It's  possible  that  I can  mak^  [jy  1:00  but  it  will  be  tight. 

□ 


Associate  General  Counsel  and  Unit  Chief 
Science  and  Technology  Law  Unit 
Office  of  the  General  Counsel 


(7031  I 

(Cell)  (202)1  I 


Classification:  SE^2^T 

Ciassified\^3/^37W75B74 
Declassify  0^^^0210601 
Derived  Fr0fns  TOI  NSISC 


I confirmed  with]  [that  they  are  available  to  travel  to|  "jocation  on  July  11*'’  for  completing  the 

briefing  of  FBI|  [The  start  time  is  still  TBD,  but  will  likely  be  1pm. 


ind  permit  them  to  brief  all  FBI 


without  restriction. 


The  target  audience  for  the  brief  is  the  FBI'j  [team,  OGC  S&TLU  representatives,  and  OTD  Executive  Management. 
Of  course,  the  CO,  COTR  and  project  leads  are  welcome  to  attend,  if  available.  b3 


b7C 


Classification:  SEG 


Classified  C37W75B74 

Declassify^  20210601 
Derived  Fr/dm:  TBI  NSISC 


(U)  1 appreciate  that  the  program  management  and  oversight  that  comes  with] ^ I 

I Over  the  past  three  years,  I have  received  numerous  briefings 
from  the  projects  Ih  tne  unitii,  ytit  i tuiiuimt:!  iJ  learn  of  previously  undisclosed  projects  that  require  a , 

determination  regarding  their  inclusion  in  the  FBI's  portfolio. 

(U)  Over  the  past  year,  I have  had  the  opportunity  to  receive  a few  briefings  from|  [and  found  them  to  contain  b3 
information  that  adds  greatly  to  the  information  provided  by  the  FBI  project  leaders.  There  have  also  been  times  when  I be 

have  learned  of  projects  and  capabilities  that  hadn't  been  briefed  to  me  by  our  own  personnel,  and  learned  that| 1 

continues  to  be  prohibited  by  the  FBi  project  leads  from  briefing  me  on  some  projects.  This  troubles  me. 

(U)  In  order  for  me  to  be  satisfied  that  I am  getting  a complete  and  accurate  picture  of  activities  atj  |l  must  proceed 
with  scheduling  a briefing  bj  I is  welcome  to  send  representatives,  as  well  as  representatives  from  QCU  OGC 

S&TLU  and  OTD  management.  I will  make  available  additional  funding  as  necessary  (FYll  and  FY12)  to  cover  me  cost  of 
this  necessary  program  management  activity. 

^ b planning  to  conduct  a briefing  regarding  |°n  July  11*'’  faj  1 ' 

irSi^schedule  an  FBI  specific  brief  for  the  following  day.  For  those  who  have  an  interest  in  attending,  please  advise 
as  to  your  availability. 


Classification:  S: 


Classified  %:  ^W75B74 
Declassify  On^X^210601 — 
Derived  From^ FB^NSISG 


Just  to  follow-up  and  provide  some  additional  information,  I've  reviewed  the  contract  and  PO  documents  and  we 
currently  do  not  have  funding  available  within  the  current  budget  to  accommodate  additional  presentations  or  briefings. 
Please  let  me  know  if  you  have  any  questions. 


Thank  you  and  have  a good  day, 


Froin;|_ 

Sent;  Friday,  June  03^ 

Toil 


Subject:  RE:  Follow  on  brief  withj 


[request  for  suggested  dates.  ^ 


Classification;  SEC 


Classified  Fj 
Declassify  ^ 
Derived  From! 


yC37W75B74 
^0210601 
FM  NS  I SC 


Good  Afternoon!  ~~\ 

It  is  in  the  FBI's  best  interest  to  have  our  own  representatives  provide  the  presentation.  This  strategy  would  be  more 
cost  effective  as  it  would  not  require  the  funding  for|  Keparation/presentation  and  would  eliminate  the  need  for 
government  travel.  Furthermore,  our  FBI  representatives  could  provide  a more  in  depth  presentation  as  they  are 
intricately  involved  in  the  programs  and  are  more  familiar  with  the  FBI  operational  needs. 

I support]  [recommendation  for  an  internal  presentation.  If  I can  be  of  any  further  assistance  please  do  not 
hesitate  to  contact  me. 


Thank  you, 

□ 


biiDjecc:  Kt:  1-6II0W  on  brief  W 


1!tj  [request  tor  suggested  dates.  — SE^R^ 


Classifications 

ClassifiedNB^  C37W75B74 
Declassify^^:  20210601 
Derived  Froms^^BI  NSISC 


3/ia  PM 


of  our  Con  bps  an| 


includ£^ 


land  COTAp[ 


]can  conduct  a full  brief  at  no  cost,  Additlonallyl  |s  unaware 


[can  provide  an  enhanced  brief  here  at  ERF.  Will  this  meet  your  requirement..  We  can  also 


From! 

fifini-i  Wpfinfisdav.  lune  01.  ^6ll  4:lS  m 


Subject!  Follow  on  brief  with|  [equest  for  sug'psAd  dates.  — _§g6R6t 


b7C 

b7E 


Classification:  SE^ET 

Classifie^:i^C37W75B74 
Declassify  20210601 
Derived  PrdmXFBI  NSISC 


All, 

(if J )S^)  I would  like  to  receive  the  follow-on  brief  from]  [soon,  to  include  the  projects  that  they  weren't  permitted  to  b3 
brief  to  myself  and  OGC  last  time. 

□ b7E 



for  the  prep  and  presentation  time,  I was  very  pleased  with  the  earlier  briefing  and  would  like  to  wrap  this  up  soon. 

(U)  Please  advise  regarding  your  availability  so  we  can  get  this  accomplished. 

V/R, 

ss<i  !■ 


Operational  Technology  Division 

I 


All  IHFORMATIOH  COHTAIMED 

HEBE IN  IS  OTCLASSiriED 

DATE  10-22-201Z  BY  65179  DHH/rs 


U.S.  Department  of  Justice 


Federal  Bureau  of  Investigation 

935  Pennsylvania  Ave.  NW 
Washington,  DC  20535 

1 My  2010 


^ogram  Meeting 
Contract 


Thank  you  for  taking  the  time  to  meet  tvith  out]  |on  June  23, 20 1 0.  As  we  made 

clear  during  the  meeting,  we  are  anxious  to  get  work  started  under  tWs  contract.  Additionally, 
our  funding  has  a life  expectancy.  As  advised  on  during  this  Program  Meeting  |ias  been 
instructed  not  to  proceed  with  any  additional,  services  and  additional  work  redoing  any 
Purchase  Orders  revoked  during  the  meetingl  |ias  been  advised  to  stop  work  until  such 

time  that  the  FBI  submits  official  tasking  statements  of  work  and  has  provided  funding  for 


Cancelled  Purchase  Orders:  The  following  Purchase  Orders  are  hereby  withdrawn  an<j  Is 
instructed  to  destroy  these  documents  as  funding  has  been  deobligated  until  Taskings  have  been 
officially  awarded.  These  awards  will  be  issued  under  new  Purchase  Orders.  POs  to  destroy: 


■Forthcoming  Tasking  Requests:  The  FBI  is  working  diligently  to  complete  our  final,  official 
Statements  of  Work  (SOW)  for  the  above  Taskings.  It  is  pur  intention  to  submit  these  Taskings 
on  7/12/10  for  a technical  and  cost  proposal  frod  {Each  Tasking  should  be  treated  as  an 
individual  project;  therefore,  a response  for  one  Tasking  should  not  be  held  or  delay  any 
respopcpc  .Taskingsl  [s  the  Contracting  Officer’s  Technical  Representative 

for  th(| [contract.  Any  Technical  Leads  on  individual  Taskings  will  be  identified 

within  the  SOW  or  at  the  Tasking  Kick-Off  Meeting. 

Security  Matters:  Please  provide  the  FBI  with  a status  of  the  secured  space  foij  [work 

and  a proposed  schedule  for  any  outstanding  requirements  in  order  to  . We  are  working  with 
Security  to  coordinate  the  requested  STE  and  making  adjustments  to  the  DD-254.  Unfortunately, 


background  and  delays  on  this  project;  however,  we  are  unable  to  control  the  rate  at  which  they 
provide  us  with  the  final  equipment  and  documentation. 

ttract  require  an  FBI  employee  to  -witness 
is  making  arrangements  during 


NBAs:  The  NBAs  for  all  participants  ii[ 
the  signature  on  behalf  of  thp  Director  of  the  FBI] 
the  week  of  7/6/10  for  thosi 


th£-Diiect( 
ise| 1 

the  proposal  responses.  All  original  documents  shall  be  mailed  t<[ 


3 


tor  tracking.  Any  travel 


conducted  as  a result  of  these  signatures  -will  not  be  funded  by  the  FBI, 

s for  thi.s  nrogram  have  signed  the  required  NBA,  as  such. 

' hiav  start  as  soon  as  possible!^  [inder 

this  effort  are  classified,  while  the  specifi<|  |ievelopment  is  unclassified  — please  see  the 

SOW  and  other  contract  documentation  for  specific  details  - all  terms  and  conditions  apply  per 
the  contract.  ■ 


b7E 

be 

b7C 


ifI<?^pT?qof 


ler  assistance  with  this  effort  you  may  contact  me  via  e-mail  at 
^ic,fbi.gov. 


Sincerely. 

Contracting  Office] 


be 

b7C 

b3 

b7E 


I |Task  Order  1 Questions 

Regarding  Section  “1.3.1  Key  Areas"  of  thj  boW,  the  items  are  listed  as  “examples”  of  what 
should  be  done  on  the  Task.  In  order  to  properly  bid  these  activities,  we  are  making  the  following 
assumptions.  The  contractor  requests  that  you  review  these  assumptions,  verify  their  accuracy  and 


provide  more  clarification  where  necessary. 


Current 

Restriction 


Sponsor  Proposed 
Restrictions 


Assumptions 


2 


2 


ALL  IHFORHATION  COHTAIHED 

HEREIH  IS  UNCLASSIFIED 

DATE  10-22-2012  BY  65179  DlIH/rs 


U.S.  Departpoent  of  Justice 

Federal  Bureau  of  Investigation 
Washington,  DC  20535 
25  April  2012 


Please  find  enclosed  a copy  of  the  Statements  of  Work  (SOW)  for  training  developed  by 
the  Federal  Bureau  of  Investigation  pj’RB  This.requirement  describes  the  need  for  training  of 

FBI  personnel  in  the  operation  of  thJ  pevice.  The  FBI  intends  to  award  this  requirement 

as  a new  Task  Order  under  the  existm^  [contract  utilizing  Firm  Fixed  Price  (FFP) 

provisions.  The  FBI  is  interested  in  obtaimng  a proposal  for  this  task  to  be  performed  in  ■ 
accordance  with  the  subject  Contract.  Contractor  shall  provide  technical  and  cost  proposals  to 
support  tasking  as  set  forth  in  the  Statement  of  Work.  Contractor  is  requested  to  provide  pricing 
on  a per  person/student  basis  and  per  class  for  a comparison  and  determination  of  most  cost 
effective  and  efficient  strategy  for  obtaining  the  necessary  training.  In  the  future,  the  FBI  may 
consider  adding  this  training  to  the  Contract  price  list. 


The  award  of  this  TO  is  contingent  upon  receipt  of  funding.  If  there  are  any  question 
regarding  this  SOW  please  submit  them  to  my  office,  in  writing,  within  the  next  five  (5)  business 
days.  It  is  therefore  requested  that  your  company  review  the  enclosed  SOW  and  if  the  proposed 
contract  vehicle  is  appropriate,  a cost  and  technical  proposal  should  be  submitted  in  accordance 
’with  the  terms  and  conditions  of  the  FBI's  Contract  nn  l ator  than  ijQ  May  2012  at  1:00  PM  EST 
or  sooner.  Unclassified  proposals  maybe  email  t| [glic.fbi.gov. 
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DATE  10-22-2012  BY  65179  Dl-IH/rs 

1 

From: 

1 

Sent: 

To: 

Wednesdav.  Aoril  25. 2012  1:54  PM 

J ^ ^ , 1 1 

Subject: 

Attachments: 

Mew  Task  Order  undel  1 . jjt> 

"0  2_4-25-12  Letter  t|  |Training_TO  2_  hi c 

■b7E 

Good  Afternootj 

Attached,  please  find  a Task  Order  Request  Letter  and  accompanying  SOW  for  a new  task  order  under  thj  | 

Contract.  The  FBI  requests  a technical  and  cost  proposal  in  accordance  with  the  Contract  to  obtain  the  identified 
services.  Within  the  next  5 business  days,  please  submit  any  questions  regarding  this  requirement  to  my  office,  directly. 
Proposals  are  due  by  1PM  on  10  May  2012.  E-mail  submission  is  preferred. 

Thank  vqu  for  vour  assistance. 


Contracting  Officer 


Federal  Bureau  of  I nvestiaation  • 
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Cost  Assessment: 

The  cost  of  the  course  is|~  |for  one  instructor  per  four  students.  The  FBI  requests 
btudents  an^  [nstructop  .so  we  can  perform|  glasses  simultaneously  for  a 
cost  o\  1 1jyg  equates  t|  |ner  student  roj  bays  of  instruction  wliich 

inclu(fe^  I Inf  r.lflssrnniTi  instnictTOTil  lof  deplo^ent  practical  exercises  with 

emphasia^  Iwill  include  a written  test  and  a 

practical  application  test.| 

We  also  requested  two  classes  simultaneously  to  get  as  manjj  |trained  in  the  shortest 
amount  of  tirne. 


Technical  Evaluation: 


Th^  jraining  material  consists  of  six  sections. 
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From: 

Sent: 

To: 

Subject: 


IFOPIIATIOK  COHTAIHED 

I IS  IWCLASSIFIED  EXCEPT 
SHOOT  OHIERWISE 


DATE:  10-23-2012 
CLASSIFIED  BY  65179  DHH/es 
REASON:  1.4  (c,  g) 
DECLASSIFY  OH:  10-23-2037 
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Thiiradav  Spntpmhpr  DP  ?nin  1?-19  PM 
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From;  | blD)  (FBI) 

Sent:  Thursday,  September  09,  2010  11:14  AM 

Subject:  | 




^aEGeRP~^8^HQ?re6643(L 


* Here  is  th^  ~|Anvthing  marked  with  red  is  not  directly  traceable  to  exact  wording.  Some  may  be 

inferred  but  not  defined,  others  may  not  be  compliant.  These  are  the  areas  where  we  need  to  question  them.  b7 c 
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2.1 .1.2  para  2 bullet  2,  2. 1.1. 2 para  3 bullet  2 


2.1.1.2  para  2 bullets  4&5 


2.1.1.2para2bullet5 


2.1.1.2para8 


2.1.1  paras,  2.1. 1.1  para  1 


2.1.1.2  para  2 bullet  3. 2.1. 1.2  para  3 bullet  4,  2.1.1.2  para 
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2.1. 1.2  para  8 


2.1.1.2  para  2 bullets  4.6,10,13,15,16;  2.1. 1.2  para  3 
bullets  3,  6;  2.1. 1.2  para  7;  2.1.1.2  para  8 

2.1.1.2  para  2 bullet  7;  2.1. 1.2  para  3 bullet  6;  2.1. 1.2  para 
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2.1.1.2para8 
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